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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 003319 
ORIGIN OC-06 

INFO OCT-01 NEA-10 ISO-OO CCO-OO SY-05 FBOE-OO A-01 
/023R 

DRAFTED BY OC/PE-E:BSKOFFMAN/PWS 
APPROVED BY A/OC:WENAEHER 
OC/PE:GRYOUNTS 
OC/NEA : RRIB ERA 
SY/NSU:RNOWAKOWSKI(SUBS) 

DESIRED DISTRIBUTION 
A/SY/FO, OC/S, NEA/EX 

085678 061544Z/41 

P 061536Z JAN 78 
FM SECSTATE WASHDC 
TO AMCONSUL DHAHRAN PRIORITY 
INFO AMCONSUL KARACHI PRIORITY 

CONFIDENTIAL STATE 003319 

KARACHI FOR RCO 

E.O. 11652: GDS 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: C&R RENOVATIONS 

REF: DHAHRAN 1532, DHAHRAN OM 10/18/77 

1 . REF PARA ONE REFTEL, BELIEVE SITUATION NEEDS CLARIFICA- 
TION. DHAHRAN OM DATED OCTOBER 18. 1977 ADVISED DEPT THAT 
POST HAD ON HAND A NEW CLASS V RPT V VAULT DOOR AND DAY- 
GATE. DEPT SUBSEQUENTLY EXPRESSED SURPRISE UPON LEARNING 
THIS AND POINTED OUT THAT, IF CORRECT, DEPT HAD UNNECESSAR- 
ILY ORDERED A CLASS VI RPT VI DAYGATE TO ACCOMPANY THE OLD 
TCU ENTRANCE CLASS VI VAULT;DOOR WHEN EARLIER PLANS CALLED 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 003319 

FOR MOVING THIS CLASS VI DOOR TO ANOTHER AREA WITHIN THE 
VAULTED AREA. AS YOU KNOW, A RECENT DECISION WAS TAKEN TO 
LEAVE THE OLD CLASS VI VAULT DOOR WHERE IT IS AND INSTALL 
THE NEW CLASS V VAULT DOOR AND DAYGATE AT THE MAIN ENTRANCE 
TO THE VAULTED AREA. ACCORDINGLY, THE CLASS VI DAYGATE IS 
SURPLUS AND SHOULD BE RETAINED IN POST STOCK UNTIL FURTHER 
DISPOSITION IS DETERMINED. 
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2. PARA 2 OF DEPT MEMORANDUM DATED JULY 5, 1977 TASKED 
POST WITH REQUESTING ALL APPROPRIATE LOCKS FROM THE RSO. 
IT IS DISTRESSING TO LEARN AT THIS LATE DATE THAT THIS NOT 
DONE. HOWEVER. DEPT HAS LOCATED A SIMPLEX LOCK AND AN 

S&G S400 LOCK FOR THE NEW DOOR D-4 TO BE INSTALLED AND AN 
ELECTRIC CYPHER LOCK AND RELEASE MECHANISM FOR THE NEW 
DAY GATE. SEABEE PERSONNEL WILL HAND-CARRY ITEMS TO 
POST. CHRISTOPHER 


CONFIDENTIAL 


NNN 
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